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BILL NOw.S-87-10- 30) 


SPECIAL ORDINANCE NO. >, 


AN ORDINANCE approving Change Order 
No. 1 for Res. 6089-87, Fairfield 
NSA '87, with Hipskind Concrete 
Corporation, in connection with 

the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 for Res. 6089-87, 
Fairfield NSA '87, with Hipskind Concrete Corporation, in connection 
with the Board of Public Works and Safety, for: 
this Change Order is necessary 
because not all quantities were 
necessary to construction project. 
Some quantities were saved in field, 


therefore allowing a savings in 
total project costs; 


involving a net decrease of Seven Thousand Two Hundred Thirty-Five 
and 34/100 Dollars ($7,235.34), all as more particularly set 


forth in the specifications, and which is on file with the Office 


of the Board of Public Works and Safety and is by reference incor- 


porated herein, made a part hereof, and is hereby in all things 


ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmember 
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Bruce O. Boxberger, City Attorney 2 
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Passed and adopted by the Common Council of the Crey of Fort 


Wayne, Indiana, as (ANNEXATION) ——{ADDROBREAPTONT —{CENERAL ) 


(SPECIAL) (ZONENG-MAD) ORDINANCE (RESSLUPISN” NO. 
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SANDRA E. KENNEDY, CITY CLERK 





Presented by me to the is of the city Of Fort Wayne, Indiana, 
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CHANGE ORDER 





Change Order No. it Resolution No. 6089-87 


Project No. Board Order No. 006-87 
Name of Project FAIRFIELD NSA'87 Dates 9/16/87 


— [| .1.2.2.. 


Tas HIPSKIND CONCRETE CORP. 


(Contractor) 


Gentlemen; 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item Description of Change Change in Contract Price 
No. | Quantit Unit Price 







~ Total Decrease $11,405.34 


Total Increase ee al $4,170.00 
Net (Decrease) (Jasxea88) Contract Price $57,077.16 


The sum of $ 7»235.34 is hereby (S88%88*%0) (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 





Original Contract Price g 64,312.50 
Current Contract Price Adjusted by Previous Change Order $ 7,235.34 
New Contract Price Including this Change Order 8 SUE kG 


The time provided for completion in the contract for this project is (unchanged) x:bnoneased) 
idecseased) by calendar days due to this Change Order. The date for completion 
obra lO TK Shall De ters ae nn . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended ba Ae 4 Chief EP ngineer Date f 
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Accepted by: X ? ay e | | (ANG L Contractor) Date 
Approved by: AL Y Ju City Engineer) Date 9-0 l- 9? 
Approved by: | Owner) Date 
id FS WZ 
age Ce 


Attested by: Allan de ras y Wu Date / AS 4 ) 
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t Change Order No. 
Resolution No. 6089-87 
Board Order No. 006-87 


REQUEST AND JUSTIFICATION FOR CHANGE 


5 Not all quantities were necessary to constr roj $ 
Necessity for change: q y en 





Some quantities were saved in field. Therefore, allowing a savings in total project 





costs: 











Will proposed change alter size of the project? Yes No _xx 


If yes, explain: 








Affect on operation and maintenance cost of this project: 


A three year maintenance bond by a contractor shall be in force, then regular maintenance 





by city forces. 








Denny Root, Project Engineer 
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y Admn. Anpr. 
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TITLE OF ORDINANCE Change Order #1, Res. 6089-87, Fairfield NSA .'87 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 


SYNOPSIS OF ORDINANCE Change Order +l for Fairfield NGA '87 ist necessary <= 
because not all quantities were necessary to construction project. 


contractor.: ; ; 
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EFFECT OF PASSAGE to facilitate completion of project. 
eae ee ee A ee 
EFFECT OF NON-PASSAGE 

R ee ge eee oe 
EEE a et oe ee ie 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease 89:,235.234 
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BILL NO. S=87-10=20 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
OE RS ee o ER 


REFERRED AN (ORDINANCE) (RESOBUFION). approving Change Order 


Res. 6089-87, Fairfield NSA '87, with Hipskind 


Concrete Corporation, in connection with the Board of Public Works 


HAVE HAD SAID (ORDINANCE) . (RESOEWPLON) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


- (RESOBUBPENX ; 
AAA e o e Te a A 
NO 


YES. 


CHARLES B. REDD 
CHAIRMAN E eee, 
PAUL M. BURNS 
VICE CHAIRMAN Ae ee: ay SE EN E 
THOMAS C. HENRY 
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BEN A. EISBART 
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SAMUEL J. TALARICO ! 
å A 


SANDRA E. KENNEDY 
CITY CLERK 
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